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IN REPLY REFER TO: 


a aiiad 


SUBJECT : Fire Detection and 5S pression System, 


25X1A 
Cc} 
Agency has a requirenent for a conplete 
SLD re on systen in a laborato 
25X1A 
25X1C 
45X1C 
25X1C 


ite. A small 
welding area and a paint storage sree within the building 


3. (9) The original iuboratery building was bulit 
in 1953 and is e timber-framed structure. Since that tine, 
the building hag had four additions constructed of reinforced 
eonerete and magonry. ‘The stvucturd now comprises a total 
of $2,000 square fect. The fire alara system for the 
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structure has also been modified and extended as the build- 
modifications occurred. The alara system is no longer 
Felfabie. Floor plans ef the building are available. 


» (5) Floor plans, plet plans and supplementary 
information, 


4 
including arrangements for existin : 
doxia —Aaspoction, Sara aye s MNS 25x15 
Engineer, amaaeiiaiiiaelld 


* 


$. {(C) The estimated cost of this phase ef the 
project is $120,000. Accordingly, this Agency has reserved 
$ in the amount of $120,000 to reimburse the 
fer project costs incurred. Reimbursement will 
nm receipt of SF 1080 citing RE-LO 62-77. 
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